SCA104698 


UNCLASSIFIED 


SECURITY  CLASSIFICATION  OF  THIS  PACE  fWlian  Die  Entered) 


REPORT  DOCUMENTATION  PAGE 


REPORT  NUMBER 


A  title  randSubifiu; 

Phase  I  Dam  Inspection  Report 
National  Dam  Safety  Program 

Duck  Creek-State  Wildlife  Refuge  #1  (MO  40063) 
Stoddard  County,  Missouri 


7.  AUTHORS 

Corps  of  Engineers,  Memphis  District 


READ  INSTRUCTIONS 
BEFORE  COMPLETING  FORM 


3.  RECIPIENT'S  CATALOG  NUMBER 


6?S> 


S.  TYPE  OF  REPORT  &  PERIOD  COVERED 


Final  Report 


6.  PERFORMING  ORG.  REPORT  NUMBER 


B.  CONTRACT  OR  GRANT  NUMBERf*) 


t.  PERFORMING  ORGANIZATION  NAME  AND  ADDRESS 

U.S.  Army  Engineer  District,  St.  Louis 

Dam  Inventory  and  Inspection  Section,  LMSED-PD 

210  Tucker  Blvd.,  North,  St.  Louis,  Mo.  63101 


II.  CONTROLLING  OFFICE  NAME  AND  ADDRESS 

U.S.  Army  Engineer  District,  St.  Louis 

Dam  Inventory  and  Inspection  Section,  LMSED-PD 

210  Tucker  Blvd.,  North,  St.  Louis,  Mo.  63101 


MONITORING  AGENCY  NAME  B  AOORESSfN  different  from  Controlling  Office) 


12.  REPORT  DATE 

March  1980 


13.  NUMBER  OF  PAGES 

Approximately  50 


IS.  SECURITY  CLASS,  (of  t hit  report) 


S.  DISTRIBUTION  STATEMENT  (of  (Ala  Report) 


Approved  for  release;  distribution  unlimited. 


UNCLASSIFIED 


15a.  DECLASSIFICATION/DOWNGRADING 
SCHEDULE 


19.  KEY  WORDS  (Continue  on  reretee  o/rfo  //  n#c#«««iy  and  Identity  by  block  number) 

Dam  Safety,  Lake,  Dam  Inspection,  Private  Dams 


n.  ABSTRACT  fGaolflaua  aa  rererem  aM i  ft  iwaaaaatr  mrd  tdmxtltr  *r  block  number) 

This  report  was  prepared  under  the  National  Program  of  Inspection  of 
Non-Federal  Dams.  This  report  assesses  the  general  condition  of  the  dam  with 
respect  to  safety,  based  on  available  data  and  on  visual  inspection,  to 
determine  if  the  dam  poses  hazards  to  human  life  or  property. 


DO  .ST,  W73  EDITION  OF  •  MOV  6S  IS  OBSOLETE 


_ UNCLASSIFIED _ 

SECURITY  CLASSIFICATION  OF  THIS  PAGE  (When  Data  Enl.r.a) 


INSTRUCTIONS  FOR  PREPARATION  OF  REPORT  DOCUMENTATION  PAGE 

ONS1B1LITY.  The  controlling  DoD  office  will  be  responsible  for  completion  of  the  Report  Documentation  Page,  DD  Form  1473,  in 
ail  technical  reports  prepared  by  or  for  DoD  organizations. 

CLASSIFICATION.  Since  this  Report  Documentation  Page,  DD  Form  1473,  is  used  in  preparing  announcements,  bibliographies,  and  data 
banks,  it  should  be  unclassified  if  possible.  If  a  classification  is  required,  identify  the  classified  items  on  the  page  by  the  appropriate 
symbol. 

COMPLETION  GUIDE 


General.  Make  Blocks  1,  4,  5,  6,  7,  11,  13,  15,  and  16  agree  with  the  corresponding  information  on  the  report  cover.  Leave 
Blocks  2  and  3  blank. 

Block  1.  Report  Number.  Enter  the  unique  alphanumeric  report  number  shown  on  the  cover. 

Block  2.  Government  Accession  No.  Leave  Blank.  This  space  is  for  use  by  the  Defense  Documentation  Center. 

Block  3.  Recipient's  Catalog  Number.  Leave  blank.  This  space  is  for  the  use  of  the  report  recipient  to  assist  in  future 
retrieval  'of  the  document. 

Block  4.  Title  and  Subtitle.  Enter  the  title  in  all  capital  letters  exactly  as  it  appears  on  the  publication.  Titles  should  be 
unclassified  whenever  possible.  Write  out  the  English  equivalent  for  Greek  letters  and  mathematical  symbols  in  the  title  (see 
“Abstracting  Scientific  and  Technical  Reports  of  Defense-sponsored  RDT/E,  “AD-667  000).  If  the  report  has  a  subtitle,  this  subtitle 
should  follow  the  main  title,  be  separated  by  a  comma  or  semicolon  if  appropriate,  and  be  initially  capitalized.  If  a  publication  has  a 
title  in  a  foreign  language,  translate  the  title  into  English  and  follow  the  English  translation  with  the  title  in  the  original  language. 

Make  every  effort  to  simplify  the  title  before  publication. 

Block  5.  Type  of  Report  and  Period  Covered.  Indicate  here  whether  report  is  interim,  final,  etc.,  and,  if  applicable,  inclusive 
dates  of  period  covered,  such  as  the  life  of  a  contract  covered  in  a  final  contractor  report. 

Block  6.  Performing  Organization  Report  Number.  Only  numbers  other  than  the  official  report  number  shown  in  Block  l,  such 
as  series  numbers  for  in-house  reports  or  a  contractor/grantee  number  assigned  by  him,  will  be  placed  in  this  space.  If  no  such  numbers 
are  used,  leave  this  space  blank. 

Block  7.  Author(s).  Include  corresponding  information  from  the  report  cover.  Give  the  namefs)  of  the  authorfs)  in  conventional 
order  (for  example,  John  R.  Doe  or,  if  author  prefers,  J .  Robert  Doe).  In  addition,  list  the  affiliation  of  an  author  if  it  differs  from  that 
of  the  performing  organization. 

N  Block  8.  Contract  or  Grant  Numberfs).  For  a  contractor  or  grantee  report,  enter  the  complete  contract  or  grant  numbers;  under 
wm  \  *  the  work  reported  was  accomplished.  Leave  blank  in  in-house  reports. 

Block  9.  Performing  Organization  Name  and  Address.  For  in-house  reports  enter  the  name  and  address,  including  office  symbol, 
of  the  performing  activity.  For  contractor  or  grantee  reports  enter  the  name  and  address  of  the  contractor  or  grantee  who  prepared  the 
report  and  identify  the  appropriate  corporate  division,  school,  laboratory,  etc.,  of  the  author.  List  city,  state,  and  ZIP  Code. 


Block  10.  Program  Element,  Project,  Task  Area,  and  Work  Unit  Numbers.  Enter  here  the  number  code  from  the  applicable 
Department  of  Defense  form,  such  as  the  DD  Form  1498,  “Research  and  Technology  Work  Unit  Summary**  or  the  DD  Form  1634. 
"Research  and  Development  Planning  Summary,”  which  identifies  the  program  element,  project,  task  area,  and  work  unit  or  equivalent 
under  which  the  work  was  authorized. 

Block  11.  Controlling  Office  Name  and  Address.  Enter  the  full,  official  name  and  address,  including  office  symbol,  of  the 
controlling  office.  ( Equates  to  funding/ sponsoring  agency.  For  definition  see  DoD  Directive  5200.20,  “Distribution  Statements  on 
Technical  Documents. “) 


Block  12.  Report  Date.  Enter  here  the  day,  month,  and  year  or  month  and  year  as  shown  on  the  cover. 


Block  13.  Number  of  Pages.  Enter  the  total  number  of  pages. 


Block  14.  Monitoring  Agency  Name  and  Address  (if  different  from  Controlling  Office).  For  use  when  the  controlling  or  funding 
office  does  not  directly  administer  a  project,  contract,  or  grant,  but  delegates  the  administrative  responsibility  to  another  organization. 

Blocka  15  &  15a.  Security  Classification  of  the  Report:  Declassification/Downgrading  Schedule  of  the  Report.  Enter  in  15 
the  hitfieat  classification  of  the  report.  If  appropriate,  enter  in  15«  the  declassification/downgrading  schedule  of  the  report,  using  the 
abbreviation*  lor  declassificetion/downgrading  schedules  listed  in  paragraph  4-207  of  DoD  5200. 1-R. 

Block  16.  Distribution  Statement  of  the  Report.  Insert  here  the  applicable  distribution  statement  of  the  report  from  DoD 
Directive  5200.20,  "Distribu*ion  Statements  on  Technical  Documents." 

Block  17  Distribution  Statement  (of  the  abstract  entered  in  Block  20,  if  different  tromjhe  distribution  statement  of  the  report). 
Insert  tier's  the"  applicable  distribution  statement  of  the  abstract  from  DoD  Directive  5200.20,  "Distribution  Statements  on  Technical  Doc- 
umants.  ” 

Block  18.  Supplementary  Notea.  Enter  information  not  included  elsewhere  but  useful,  such  as:  Prepared  in  cooperation  with 
.  Translation  of  for  by)  .  .  .  Presented  at  conference  of  ...  To  be  published  in  . 


Block  19.  Key  Words.  Select  terms  or  short  phrases  that  identify  the  principal  subjects  covered  in  the  report^  and. are 
sufficiently  specific  and  precise  to  be  used  as  index  entries  for  cataloging,  conforming  to  standard  terminology.  The  DoD  “Thesaurus 
fineering  and  Scientific  Terms"  (TEST),  AD-672  000,  can  be  helpful. 


e  B|ock  20.  Abstract.  The  abstract  should  be  a  brief  (not  to  exceed  200  words)  factual  summary  of  the  most  significant  informa¬ 
tion  contained  in  the  report  If  possible,  the  abstract  of  a  classified  report  should  be  unclassified  and  the  abstract  to  an  unclassified 
report  ahould  conaiat  of  publicly,  releasable  information.  If  the  report  contains  a  significant  bibliography  or  literature  aurvey^ mention 
It  here.  For  information  on  preparing  abstracts  see  “*K*' 

AD-667  000. 


4 Abstracting  Scientific  and  Technical  Reports  of  Defense-Sponsored  RDTkE,' 


9  u.  S. 


G.r.O.  1  980-ftfib-  1  4  t  '1  P9Q 


F 


I 

DUCK  CREEK 

STATE  WILDLIFE  REFUGE  -  POND  1 
BOLLINGER  AND  STODDARD  COUNTIES,  MISSOURI 
MISSOURI  INVENTORY  NO.  40063 


5> 


/  \  PHASE  I  INSPECTION  .REPORT  . 
^NATIONAL  DAM  SAFETYJROGRAM, 

Duck  Creek  -  State  Wildlife  Refuge  -  Pond  1 
(MO  40063L  Lower  Mississippi  -  St.  Francis 
,  Basin,  Bollinger  and  Stoddard  Counties, 

•  Missouri.  Phase  I  Inspection  Report. 


■f. 


'  * 

•OriRinal  contains  color 
plates:  All  ITOW*? 


PREPARED  BY:  ST.  LOUIS  DISTRICT  CORPS  OF  ENGINEERS 
FOR:  GOVERNOR  OF  MISSOURI 

n(!XRflBft85  1 


/ 


'd 


P 

i  H 


Accession  For 

NTIS  GRA&I 
DTIC  TAB 
Unannounced 
Justification- 


I 

□ 


By - - 

Distribution/ 


Availability  Codes 


|Avail  and/or 
Diet  i  Special 


la 


i 


PHASE  I  REPORT 


NATIONAL  DAM  SAFETY  PROGRAM 


Name  of  Dam 
State  Located 
County  Location 
Stream 

Date  of  Inspection 


Duck  Creek  State  Wildlife  Refuge  -  Pond  1 
Missouri 

Bollinger  and  Stoddard  Counties 
Castor  River 


22  May  1979 


The  Duck  Creek  State  Wildlife  Refuge  -  Pond  1  was  inspected  by  an  interdisciplinary 
team  of  engineers  from  the  Memphis  District,  TJ.  S.  Army  Corps  of  Engineers.  /The 
purpose  of  the  inspection  was  to  make  an  assessment  of  the  general  condition  of  the 
dam  with  respect  to  safety,  based  upon  available  data  and  visual  inspection,  in  order 
to  determine  if  the  dam  poses  hazards  to  human  life  or  property. 

The  guidelines  used  in  the  assessment  were  furnished  by  the  Department  of  the  Army, 
Office  of  the  Chief  of  Engineers  and  developed  with  the  help  of  several  Federal  and 
State  agencies,  professional  engineering  organizations,  and  private  engineers.  Based 
on  these  guidelines, ^this  dam  is  classified  as  an  intermediate  size  dam  with  a  high 
downstream  hazard  potential.  Failure  could  threaten  the  life  and  property  of 
approximately  5  families  at  Idlewild,  MO  and  10  families  at  Kinder,  MO  as  well  as 
endanger  traffic  and  disrupt  transportation  on  Highway  51  immediately  south  of  the 
Refuge. 

The  inspection  and  evaluation  indicate  that  the  discharge  system  is  adequate  to  meet 
the  criteria  set  forth  in  the  guidelines  for  a  dam  having  the  above  mentioned  size 
classification  and  hazard  potential.  According  to  the  guidelines,  the  discharge 
system  is  required  to  pass  the  Probable  Maximum  Flood  (PMF)  without  the  dam 
embankment  being  overtopped.  The  PMF  is  defined  as  the  flood  discharge  that  may 
be  expected  from  the  most  severe  combination  of  critical  meteorological  and 
hydrologic  conditions  that  are  reasonably  possible  in  the  region.  The  discharge 
structures  for  Duck  Creek  will  not  pass  the  PMF  nor  the  one-half  PMF  without 
overtopping.  The  PMF  and  one-half  PMF  will  overtop  the  northern  portion  of  the 
levee,  however,  no  downstream  hazard  should  result  from  this  overtopping  since  the 
overtopped  levee  is  only  about  1.5  ft.  as  shown  by  levee  section  "L"  on  Plate  5.?  The 
PMF  and  one-half  PMF  will  overtop  the  levee  an  average  of  about  1  ft.  and  less  than 
0.5  ft.,  respectively.  If  the  levee  failed,  the  floodwave  immediately  downstream  of 
the  levee  would  be  about  1.5  ft.  and  1  ft.  for  the  PMF  and  one-half  PMF, 
respectively.  During  these  floods,  the  water  surface  on  the  Iandside  of  the  levee 
would  more  than  likely  be  equal  to  that  on  the  lakeside.  The  worst  condition  would 
be  if  the  Iandside  were  dry,  the  storm  occurred  over  the  lake,  and  the  northern  levee 
was  overtopped.  But  even  for  this  situation,  the  1.5  -  to  1  -ft.  high  flood  wave  would 
not  present  a  hazard  to  loss  of  life  for  the  residences  of  Idlewild  and  Kinder, 
Missouri,  which  are  about  3  to  4  miles  downstream  of  the  northern  levee.  Also  the 
discharge  structures  will  pass  the  100-year  flood  without  overtopping,  which  is  a 
flood  that  has  a  1  percent  chance  of  being  exceeded  in  any  given  year. 


A  deficiency  visually  observed  was  the  abundance  of  trees  and  small  brush 
growth  on  the  landside  slope.  Another  deficiency  found  was  the  lack  of 
seepage  and  stability  analysis  records. 

It  is  recommended  that  the  owner  take  action  to  correct  or  control  the  deficiencies 
described.  Corrective  works  should  be  in  accordance  with  analyses  and  design 
performed  by  an  engineer  experienced  in  the  design  and  construction  of  dams. 


Hydraulic  Engineer 
Memphis  District 
Corps  of  Engineers 


ROBERT  M.  DAVIS 


Geological  Engineer 
Memphis  District 
Corp  of  Engineers 


SUBMITTED  BY: 

APPROVED  BY: 


WILLIAM  J.  ^ 

Soils  Engineer 
Memphis  District 
Corps  of  Engineers 


SIGNED 


Chief,  Engineering  Division 


Colonel,  CE,  District  Engineer 


23  Ju.1980 
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SECTION  1  -  PROJECT  INFORMATION 


1.1  GENERAL 

a.  Authority.  The  National  Dam  Inspection  Act,  Public  Law  92-367,  authorized 
the  Secretary  of  the  Army,  through  the  Corps  of  Engineers,  to  initiate  a  program  of 
safety  inspection  of  dams  throughout  the  United  States.  Pursuant  to  the  above,  the 
District  Engineer  for  the  St.  Louis  District,  Corps  of  Engineers,  directed  that  a 
safety  inspection  of  the  Duck  Creek  State  Wildlife  Refuge  -  Pond  1  be  made. 

b.  Purpose  of  Inspection.  The  purpose  of  the  inspection  was  to  make  an 
assessment  of  the  general  condition  of  the  dam  with  respect  to  safety,  based  upon 
available  data  and  visual  inspection,  in  order  to  determine  if  the  dam  poses  hazards 
to  human  life  or  property. 

c.  Evaluation  Criteria.  Criteria  used  to  evaluate  the  dam  were  furnished  by 
the  Department  of  the  Army,  Office  of  the  Chief  of  Engineers,  in  "Recommended 
Guidelines  for  Safety  Inspection  of  Dams."  These  guidelines  were  developed  with  the 
help  of  several  Federal  agencies  and  many  State  agencies,  professional  engineering 
organizations,  and  private  engineers. 

1.2  DESCRIPTION  OF  PROJECT 

a.  Description  of  Dam  and  Appurtenances. 

(1)  The  dam  is  a  unique  structure  as  its  consists  of  a  U-shaped  levee-type  fill 
which  was  erected  on  an  almost  flat  plain  with  a  slight  dip  to  the  south.  The 
topography  adajacent  to  the  levee  is  relatively  flat  to  rolling.  Mingo  Swamp  extends 
in  a  southwesterly  direction  from  the  levee.  Soils  in  the  area  underlying  the  dam  and 
the  lake  are  composed  of  sands,  silts,  and  clays.  Topography  in  the  vicinity  of  the 
dam  is  shown  on  Plate  2. 

(2)  The  primary  means  of  discharge  is  a  42  inch  CMP  in  the  southwest  corner  of 
Pond  1.  However,  2  -  36"  CMPs  which  are  normally  used  to  fill  the  adjacent  ponds 
during  duck  season  can  also  be  used  to  control  the  water  level  in  Pond  No.  1.  Also  a 
double  6  foot  x  5  foot  concrete  sluice  and  gate  structure  which  normally  controls 
inflow  to  the  reservoir  could  be  used  as  an  outlet  structure  during  periods  of  high 
water  within  the  reservoir.  A  low  area  in  the  top  of  the  levee  near  the  northwest 
corner  of  the  levee  system  can  serve  as  an  emergency  spillway. 

(3)  Pertinent  physical  data  are  given  in  paragraph  1.3  below. 

b.  Location.  The  dam  is  located  in  the  southwestern  portion  of  Bollinger 
County  and  northern  portion  of  Stoddard  County,  Missouri,  as  shown  on  Plate  1.  The 
lake  formed  by  the  levee  as  shown  on  Plate  2  is  located  on  the  Sturdivant,  Missouri 
Quadrangle  sheet  in  Section  5;  Township  27  North;  Range  9  East  and  Sections  30  and 
31;  Township  28  North;  Range  9  East. 

c.  Size  Classification.  Criteria  for  determining  the  size  classification  of  dams 
and  impoundments  are  presented  in  the  guidelines  referenced  in  paragraph  1.1  c 
above.  Based  on  these  criteria,  this  dam  is  in  the  intermediate  size  category. 
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d.  Hazard  Classification.  Guidelines  for  determining  hazard  classification  are 
presented  in  the  same  guidelines  as  referenced  in  paragraph  c  above.  Based  on 
referenced  guidelines,  this  dam  is  in  a  High  Hazard  Classification. 

e.  Ownership.  The  dam  is  owned  by  the  Missouri  Department  of  Conservation, 
P.  O.  Box  180,  Jefferson  City,  MO  65102. 

f.  Purpose  of  Dam.  The  dam  forms  a  1960  -  acre  wildlife  refuge  and 
recreational  lake. 

g.  Design  and  Construction  History.  The  dam  was  designed  by  the  Missouri 
Department  of  Conservation  in  1951  and  1952  (then  known  as  Missouri  Conservation 
Commission).  The  plans  and  drawings  consist  of  extensive  details  for  the  entire  Duck 
Creek  State  Wildlife  Refuge  which  incorporates  the  plans  and  drawings  for  Pond  1. 
The  plans  of  interest  for  Pond  1  consist  of  typical  cross-section  profiles  at  each 
culvert  and  at  the  concrete  sluice  gate.  The  dam  was  built  in  1953  by  the  Missouri 
Department  of  Conservation.  Construction  equipment  reportedly  used  were  tractors, 
dozers,  graders,  and  scrapers.  The  type  of  compaction  equipment  used  is  unknown. 
The  borrow  material  came  from  the  areas  adjacent  to  the  levee  system.  The  borrow 
material  consisted  of  native  sands,  silts,  and  clays.  Riprap  has  been  placed 
abundantly  on  the  lake  side  of  the  levee  to  impede  erosion  and  wave  wash. 

The  embankment  was  designed  with  a  22  foot  crown  width  and  the  field  survey 
shows  that  the  crown  width  varies  from  a  minimum  of  14  feet  at  the  northern  end  to 
a  maximum  of  40  feet  along  the  eastern  edge  with  a  typical  crown  width  of  22  feet. 
The  design  crown  elevation  for  Pond  1  was  349.0  N.G.V.D.  However,  the  field  survey 
indicated  that  the  crown  elevations  varied  from  a  minimum  of  346.1  N.G.V.D.  at  a 
low  point  in  the  northwestern  corner  to  a  maximum  of  349.5  N.G.V.D.  along  the 
southern  and  western  boundary.  However,  the  levee  crown  elevation  was  greater 
than  348.0  N.G.V.D.  except  for  an  area  of  limited  extent  along  the  northern  and 
northeastern  boundary  (see  Plate  4).  The  plans  indicate  that  the  lakeside 
embankment  slopes  were  designed  at  IV  on  3H  and  the  landside  embankment  slopes 
were  primarily  IV  on  2H.  The  field  survey  indicates  an  average  slope  of  IV  on  3.45H 
for  lakeside  and  IV  on  2.9H  for  landside  (see  Plate  5). 

The  plans  show  the  location  of  3  culverts  and  a  sluice  gate  for  controlling  the 
lake  level.  The  culvert  at  Section  "B"  (  Sta  18+04)  was  designed  as  a  36-inch  CMP  -72 
feet  long  with  an  inlet  invert  elevation  of  339.0  N.G.V.D.  However  the  field  survey 
indicates  a  36  inch  CMP  -  61  feet  long  with  an  invert  elevation  of  339.2  N.G.V.D. 
The  discharge  is  controlled  by  a  slide  gate  water  control  structure  whose  top 
elevation  is  347.1  N.G.V.D.  The  design  elevation  for  the  top  of  the  control  structure 
was  347.0  N.G.V.D.  The  purpose  of  this  culvert  is  to  fill  Pond  3  when  needed.  The 
culvert  at  Section  "E"  (Sta  65+43)  was  not  surveyed  by  the  inspection  team. 
Information  obtained  later  indicated  that  the  culvert  was  installed  as  a  42-inch  CMP 
with  an  invert  elevation  of  336.0  N.G.V.D.,  which  corresponds  to  the  design 
information.  The  design  called  for  90  feet  of  42-inch  CMP  pipe  with  an  invert 
elevation  of  336.0  N.G.V.D.  The  primary  purpose  of  the  culvert  is  to  control  the  lake 
level  by  discharge  into  Ditch  1  which  runs  parallel  to  the  western  boundary  of  Pond  1. 
The  culvert  at  Section  "Q"  (Sta  350+77)  was  designed  as  a  36-inch  CMP  -  214  feet 
long  with  an  additional  3  feet  for  the  slide  gate  water  control  structure.  The  design 
invert  elevation  was  341.5  N.G.V.D.  and  the  top  of  the  slide  gate  water  control 
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structure  was  347.0  N.G.V.D.  The  field  survey  indicates  that  a  36-inch  CMP  was 
installed  with  a  length  of  218  feet  which  includes  the  width  of  the  water  control 
structure.  The  invert  elevation  was  determined  to  be  340.4  N.G.V.D.  and  the  top  of 
the  slide  gate  water  control  structure  was  347.2  N.G.V.D.  The  primary  purpose  of 
this  culvert  was  to  fill  Pond  2. 

A  sluice  gate  is  located  at  Section  "H"  (Sta  134+63)  and  is  primarily  used  to 
control  inflow  to  Pond  1  from  Ditch  1.  The  design  invert  elevation  was  341.0 
N.G.V.D.  The  field  survey  indicated  an  invert  elevation  of  340.7  N.G.V.D.  The  total 
width  of  the  sluice  gate  opening  was  measured  to  be  14.6  feet  as  indicated  by  a 
design  of  14  feet  7  inches  or  14.6  feet.  The  effective  opening  of  each  gate  is  6  feet 
wide  by  5  feet  deep.  The  water  level  is  controlled  by  two  Hardesty  steel  gates  (72"  x 
60").  The  top  of  roadway  across  the  intake  structure  was  at  an  elevation  of  349.73 
N.G.V.D.,  while  the  design  called  for  an  elevation  of  350.0  N.G.V.D. 

h.  Normal  Operating  Procedure.  Normal  rainfall,  evaporation  and  the  water 
level  control  structures  all  combine  to  maintain  a  relatively  stable  water  surface.  A 
drainage  area  of  1960  acres  is  entirely  enclosed  within  the  levee.  The  normal 
recreation  pool  is  at  345.5  N.G.V.D.  Some  inflows  can  be  obtained  from  Ditch  1  by 
closing  a  radial  arm  control  structure  on  Ditch  1  and  allowing  the  flow  in  Ditch  1  to 
be  diverted  through  the  sluice  gate  structure  at  Section  "H"  into  the  lake.  The 
culverts  at  Section  "B"  and  "Q"  are  used  primarily  to  fill  Ponds  3  and  2,  respectively, 
during  the  duck  season.  The  culvert  at  Section  "E"  is  primarily  used  to  control  the 
water  level  within  the  lake.  However,  during  periods  of  excessive  rainfall  all  gates 
can  be  opened  to  regulate  the  lake  level.  It  was  reported  that  the  lake  level  could  be 
dropped  1/10  foot  per  day.  However,  it  was  not  indicated  under  what  combination  of 
gate  and  culvert  openings  this  applied.  The  levee  was  reported  to  have  never  been 
overtopped. 

1.3  PERTINENT  DATA 

a.  Drainage  Area.  I960  acres  (enclosed  within  levee  system). 

b.  Discharge  at  Damsite. 

(1)  Discharge  can  take  place  through  3  CMP  culverts,  a  double  6'  x  5'  sluice 

gate,  and  a  low  area  along  top  of  levee. 

(2)  Estimated  experienced  maximum  flood  at  damsite  -  unknown. 

c.  Elevation.  (Feet  above  N.G.V.D.) 

(1)  Observed  Pool  -  345.6 

(2)  Normal  Pool  -  345.5 

(3)  Spillway  Crest  -  346.1  (Low  point  in  top  of  levee) 

(4)  Maximum  Experienced  Pool  -  unknown 

(5)  Top  of  Dam  -  Southern  Boundary  -  349.0 

Eastern  Boundary  -  348.0 


(6)Maximum  Pool  (PMF)  -  347.28 


(7)  Discharge  Structures  -  Inlet  Inverts 


Sluice  gate  -  340.7 
Culverts: 

Sta  18+04  -  339.2 

Sta  65+43  -  336.0 

Sta  350+77  -  340.4 

(8)  Streambed  at  Centerline  -  N/A 

(9)  Maximum  Tailwater  -  Unknown 

d.  Reservoir.  Length  of  maximum  pool  -  15600  +  feet. 

e.  Storage  (Acre-feet). 

(1)  Observed  Pool  -  7687 

(2)  Normal  Pool  -  7500 

(3)  Spillway  Crest  -  8625 

(4)  Top  of  Dam  -  Southern  Boundary  -  14248 

-  Eastern  Boundary  -  12290 

(5)  Maximum  Pool  (PMF)  -  10891 

f.  Reservoir  Surface  (Acres) 

(1)  Observed  Pool  -  1853 

(2)  Normal  Pool  -  1842 

(3)  Spillway  Crest  -  1900 

(4)  Maximum  Experienced  Pool  -  unknown 

i 

(5)  Top  of  Dam  -  Southern  Boundary  -  I960 

-  Eastern  Boundary  -  1955 

(6)  Maximum  Pool  (PMF)  -  1936 

g.  Dam. 

(1)  Type  -  earthen  embankment 

(2)  Length  -  40847  feet 

(3)  Height  -  9.5  j+  (Avg  at  southern  edge) 

(4)  Top  width  -  22  feet  (average) 


(  5)  Side  Slopes  - 

(a)  Landside  -  IV  on  2.9H 

(b)  Lakeside  -  IV  on  3.45H 

(6)  Zoning  -  none 

(7)  Impervious  Core  -  none 

( 8 )  Cutoff  -  none 

(9)  Grout  Curtain  -  none 

h.  Diversion  and  Regulating  Tunnel.  N one 

i.  Primary  Discharge  System. 

( I )  Culverts  - 

(a)  Sta  18+04 

(i)  Type  -  A  slide  gate  controlled  36  inch  diameter  CMP 

(ii)  Length  -  61  feet 

(iii)  Inlet  Invert  -339.21  N.G.V.D. 

(iv)  Outlet  Invert  -339.17  N.G.V.D. 

(b)  Sta  65+43 

(i)  Type  -  A  slide  gate  controlled  42  inch  diameter  CMP 

(ii)  Length  -  90  feet  (design) 

(iii)  Inlet  Invert  -  336.0  N.G.V.D.  (design) 

(iv)  Outlet  Invert  -  332.0  N.G.V.D.  (design) 

(c)  Sta  350+77 

(i)  Type  -  A  slide  gate  controlled  36-inch  diameter  CMP 

(ii)  Length  -  218  feet 

(iii)  Inlet  Invert  -  340.40  N.G.V.D. 

(iv)  Outlet  Invert  -  339.55  N.G.V.D. 
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2.  Sluice  gate 


(a)  Use  -  Primarily  used  to  control  inflow  from  Ditch  1  to  increase  water  level 
in  Pond  1  in  conjunction  with  operation  of  radial  arm  gate  on  Ditch  1.  However 
during  period  of  high  water  levels  in  Pond  1,  the  radial  sum  gate  on  Ditch  1  can  be 
opened  and  outflow  can  occur  out  of  Pond  1  through  the  sluice  gate  to  Ditch  1. 

(b)  Type  -  2  -  72  inch  x  60  inch  Hardesty  steel  gates 

(c)  Opening  (each)  -  6  feet  x  5  feet 

(d)  Inlet  invert  -  340.7  N.G.V.D. 

(e)  Low  chord  -  345.7  N.G.V.D. 


Emergency  Spillway 


(1)  Use  -  Primarily  used  to  allow  inflow  to  upper  end  of  Pond  1,  however  during 
period  of  high  water  levels  within  Pond  1  discharges  could  flow  out  of  Pond  1  into 
Ditch  1. 


(2)  Type  -  Uncontrolled  irregular  earthen  section  along  top  of  levee  structure. 
(Plate  4) 


(3)  Crest  Elevation  -  346.1  N.G.V.D. 


(4)  Width  of  weir  -  350  feet  (avg.  at  347.0  N.G.V.D.) 

(5)  Side  Slopes  -  Left  Abutment  -  IV  on  30H 

Right  Abutment  -  IV  on  67H 

k.  Regulating  Outlet.  The  three  culverts  and  sluice  gates  can  be  operated  to 
control  the  water  surface  elevation.  The  normal  recreation  pool  level  is  345.5 
N.G.V.D. 
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SECTION  2  -  ENGINEERING  DATA 


2.1  DESIGN 

The  engineering  design  data  consists  of  a  set  of  plans  and  drawings  for  the  entire 
Duck  Creek  Wildlife  Refuge.  The  portion  of  the  plans  pertinent  to  this  report  are 
referred  to  in  the  plans  as  Pool  1.  The  dam  was  designed  by  the  Missouri  Department 
of  Conservation  in  1951  and  1952.  The  plans  of  interest  consist  of  typical  cross- 
section  profiles  at  each  culvert  and  the  concrete  sluice  gate.  Also  surface  areas  and 
storages  varies  for  Pond  1  can  be  found  in  this  set  of  plans  and  drawings. 

2.2  CONSTRUCTION 

The  dam  was  built  in  1953  by  the  Missouri  Department  of  Conservation. 
Construction  equipment  reportedly  used  were  tractors,  dozers,  graders,  and  scrapers. 
The  type  of  compaction  equipment  used  is  unknown.  The  borrow  material  came  from 
the  areas  adjacent  to  the  levee  system.  The  borrow  material  consisted  of  native 
sands,  silts,  and  clays.  Riprap  has  been  placed  abundantly  on  the  lake  side  of  the 
levee  to  impede  erosion  and  wave  wash. 

The  embankment  was  designed  with  a  22  foot  crown  width  and  the  field  survey 
shows  that  the  crown  width  varies  front  a  minimum  of  14  feet  at  the  northern  end  to 
a  maximum  of  40  feet  along  the  eastern  edge  with  a  typical  crown  width  of  22  feet. 
The  design  levee  crown  elevation  for  Pond  1  was  349.0  N.G.V.D..  However  the  field 
survey  indicated  that  the  levee  crown  elevations  varied  from  a  minimum  of  346.1 
N.G.V.D.  at  a  low  point  in  the  northwestern  corner  to  a  maximum  of  349.5  N.G.V.D. 
along  the  southern  and  western  boundary.  However,  the  levee  crown  elevation  was 
greater  than  348.0  N.G.V.D  except  for  an  area  of  limited  extent  along  the  northern 
and  northeastern  boundary  (see  Plate  4).  The  plans  indicate  that  the  slopes  were 
designed  at  IV  on  3H  for  the  lakeside  embankment  and  primarily  IV  on  2H  for  the 
landside  embankment.  The  field  survey  indicates  an  average  slope  of  IV  on  3.45H  for 
lakeside  and  IV  on  2.9H  for  landside  (see  Plate  5). 

The  plans  show  the  location  of  3  culverts  and  a  sluice  gate  for  controlling  the 
lake  level.  The  culvert  at  Section  "B"  (Sta  18+04)  was  designed  as  a  36-inch  CMP  -  72 
feet  long  with  an  inlet  invert  elevation  of  339.0  N.G.V.D.  However,  the  field  survey 
indicates  a  36-inch  CMP  -  61  feet  long  with  an  invert  elevation  of  339.2  N.G.V.D. 
The  discharge  is  controlled  by  a  slide  gate  water  control  structure  whose  top 
elevation  is  347.1  N.G.V.D.  The  design  elevation  for  the  top  of  the  control  structure 
was  347.0  N.G.V.D.  The  purpose  of  this  culvert  is  to  fill  Pond  3  when  needed.  The 
culvert  at  Section  "E"  (Sta  65+43)  was  not  surveyed  by  the  inspection  team.  The 
design  called  for  90  feet  of  42-inch  CMP  pipe  with  an  invert  elevation  of  336.0 
N.G.V.D.  Information  later  obtained  indicated  that  a  42-inch  CMP  with  an  invert 
elevation  of  336.0  N.G.V.D.  was  installed.  The  primary  purpose  of  the  culvert  is  to 
control  the  lake  level  by  discharge  into  Ditch  1  which  runs  parallel  to  the  western 
boundary  of  Pond  1.  The  culvert  at  Section  "Q"  (Sta  350+77)  was  designed  as  a  36- 
inch  CMP  -  214  feet  long  with  an  additional  3  feet  for  the  slide  gate  water  control 
structure.  The  design  invert  elevation  was  341.5  N.G.V.D.  and  the  top  of  the  slide 
gate  water  control  structure  was  347.0  N.G.V.D.  The  field  survey  indicates  that  a 
36-inch  CMP  installed  with  a  length  of  218  feet  which  includes  the  width  of  the  water 
control  structure.  The  invert  elevation  was  determined  to  be  340.4  N.G.V.D.  and  the 
top  of  the  slide  gate  water  control  structure  was  347.2  N.G.V.D.  The  primary 
purpose  of  this  culvert  is  to  fill  Pond  2. 
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A  sluice  gate  is  located  at  Section  "H"  (Sta  139+63)  and  is  primarily  used  to 
control  inflow  to  Pond  1  from  Ditch  1.  The  design  invert  elevation  was  341.0 
N.G.V.D.  The  field  survey  indicated  an  invert  elevation  of  340.7  N.G.V.D.  The  total 
width  of  the  sluice  gate  opening  was  measured  to  be  14.6  feet  as  indicated  by  a 
design  of  14  feet  7  inches  or  14.6  feet.  The  effective  opening  of  each  gate  is  6  feet 
wide  by  5  feet  deep.  The  water  level  is  controlled  by  two  Hardesty  steel  gates  (72"  x 
60").  The  top  of  roadway  across  the  intake  structure  was  at  an  elevation  of  349.73 
N.G.V.D.  while  the  design  called  for  an  elevation  of  350.0  N.G.V.D. 

2.3  OPERATION 

Normal  rainfall,  evaporation  and  the  water  level  control  structures  all  combine 
to  maintain  a  relatively  stable  water  surface.  A  drainage  area  of  I960  acres  is 
entirely  enclosed  within  the  levee.  The  normal  recreation  pool  is  at  345.5  N.G.V.D. 
Inflows  can  be  obtained  from  Ditch  1  by  closing  a  radial  arm  control  structure  on 
Ditch  1  and  allowing  the  flow  in  Ditch  1  to  be  diverted  through  the  sluice  gate 
structure  at  Section  "H"  into  the  lake.  The  culverts  at  Sections  "B"  and  "Q"  are  used 
primarily  to  fill  Ponds  3  and  2,  respectively,  during  the  duck  season.  The  filling  of 
Pond  2  begins  about  mid-September  and  continues  from  1  to  4  weeks.  The  filling  of 
Pond  3  begins  about  the  first  of  October.  The  normal  winter  pool  elevation  for  Pond 
1  is  342.5  N.G.V.D.  If  any  water  is  left  in  Pond  1  after  the  filling  of  Ponds  2  and  3, 
the  excess  storage  is  diverted  into  an  area  immediately  west  of  Pond  1  until  the 
water  surface  in  Pond  1  reaches  342.5  N.G.V.D.  Under  no  circumstances  is  the  water 
level  in  Pond  1  dropped  below  342.5  N.G.V.D.  The  culvert  at  Section  "E"  is  primarily 
used  to  control  the  water  level  within  the  lake.  However,  during  periods  of  excessive 
rainfall,  all  gates  can  be  opened  to  regulate  the  lake  level.  It  was  reported  that  the 
lake  level  could  be  dropped  1/10  feet  per  day.  However,  it  was  not  indicated  under 
what  combination  of  gate  and  culvert  openings  this  applied.  The  levee  was  reported 
to  have  never  been  overtopped. 

2.4  EVALUATION 

a.  Availability.  The  set  of  plans  and  drawings  are  available  from  Missouri 
Department  of  Conservation,  P.  O.  Box  180,  Jefferson  City,  MO  65102.  Operational 
data  was  obtained  from  several  discussions  with  Refuge  personnel  at  Duck  Creek 
State  Wildlife  Refuge. 

b.  Adequacy.  The  plans  and  drawings  were  adequate  in  that  they  provided 
sufficient  detail  to  determine  that  Pond  1  was  built  according  to  specifications.  The 
plans  covered  in  detail  the  size,  location,  and  bill  of  materials  of  all  hydraulic 
structures.  The  field  and  visual  inspection  reaffirmed  that  the  plans  and  drawings 
were  followed  during  the  construction  of  Pond  1.  The  only  hydrologic  or  hydraulic 
data  available  was  the  surface  areas  and  storage  volumes  within  Pond  1,  which  were 
adequate.  Seepage  and  stability  analyses  comparable  to  the  requirements  of  the 
"Recommended  Guidelines  for  Safety  Inspection  of  Dams"  were  not  available  which  is 
considered  a  deficiency.  These  seepage  and  stability  analyses  should  be  performed 
for  appropriate  loading  conditions  (including  earthquake  loads)  and  made  a  matter  of 
record. 


c.  Validity.  The  field  and  visual  inspection  support  the  validity  of  the 
engineering  data  as  presented  in  the  set  of  plans  and  drawings.  Some  minor 
variations  exist  as  denoted  in  Para  2.2  but  are  insignificant  and  are  within  field 
measurement  errors. 


SECTION  3  -  VISUAL  INSPECTION 


3.1  FINDINGS 

a.  General.  Visual  inspection  of  Duck  Creek  State  Wildlife  Refuge  Pond  1  was 
performed  on  22  May  1979.  Personnel  making  the  inspection  were  employees  of  the 
Memphis  District,  Corps  of  Engineers,  and  included  a  geologist,  hydraulic  engineer, 
and  soils  engineer.  An  initial  site  briefing  conference  was  conducted  by  personnel 
from  the  Duck  Creek  State  Wildlife  Refuge.  Specific  observations  are  discussed 
below. 


b.  Project  Geology.  The  Duck  Creek  Dam  is  a  unique  structure  as  it  consists 
of  a  U-shaped  levee-type  fill  which  was  erected  on  an  almost  flat  plain  with  a  slight 
dip  to  the  south.  The  dam  was  constructed  by  using  local  borrow  and  placing  the 
material  into  an  embankment  surrounding  three  sides  of  the  lake  which  formed  inside 
the  structure.  The  surface  material  underlying  the  dam  and  the  lake  area  was  used 
for  the  embankment  and  consists  of  sands,  silts,  and  clays.  The  surface  material  is 
underlain  by  sand  which  in  turn  is  underlain  by  non-marine  sand  and  sandy  clay.  The 
dam  is  located  in  Seismic  Zone  3. 

c.  Dam.  The  plan  layout  of  Duck  Creek  Wildlife  Refuge  -  Pond  1  is  shown  on 
Plate  3.  Typical  sections  for  all  portions  of  the  levee  are  shown  on  Plate  5.  The 
embankment  was  designed  with  a  22  foot  crown  width  and  the  field  survey  shows  that 
the  crown  width  varies  from  a  minimum  of  14  feet  at  the  northern  end  to  a  maximum 
of  40  feet  along  the  eastern  edge  with  a  typical  crown  width  of  22  feet  (see  Photos 
1,2, 4, 6,  and  7).  The  design  crown  elevation  for  Pond  1  was  349-0  N.G.V.D..  However, 
the  field  survey  indicated  that  the  crown  elevations  varied  from  a  minimum  of  346.1 
N.G.V.D.  at  a  low  point  in  the  northwestern  corner  to  a  maximum  of  349.5  N.G.V.D. 
along  the  southern  and  western  boundary.  However,  the  levee  crown  elevation  was 
greater  than  348.0  N.G.V.D.  except  for  an  area  of  limited  extent  along  the  northern 
and  northeastern  boundary  (see  Plate  4).  The  plans  indicate  that  the  lakeside 
embankment  slopes  were  designed  at  IV  on  3H  and  the  landside  embankment  slopes 
were  primarily  IV  on  2H.  The  field  survey  indicates  an  average  slope  of  IV  on  3.45H 
for  lakeside  and  IV  on  2.9H  for  landside  (see  Plate  5). 

The  maintenance  of  the  levee  crown  and  slopes  was  satisfactory.  In  many  areas 
trees  and  small  brush  covered  the  landside  slope.  Only  the  southern  boundary  was 
free  from  significant  brush  and  tree  growth.  All  evidence  of  wash  has  been  repaired 
with  riprap.  Riprap  had  also  been  placed  to  control  animal  burrows  on  the  lakeside 
slope  (see  Photos  3,  4,  and  5).  The  riprap  protection  was  approximately  2  feet  thick 
all  around  the  lake  except  on  the  northern  edge.  No  significant  sloughing,  caving  or 
seepage  was  noticed.  The  normal  pool  elevation  is  345.5  N.G.V.D.;  however,  the  day 
of  the  inspection  it  was  at  an  elevation  of  345.6  N.G.V.D.  The  eastern  and  western 
boundaries  were  bordered  by  two  ditches  to  carry  the  surface  drainage  from  the  areas 
north  and  east  of  the  reservoir  (see  Photo  8).  Also  Ditch  1  on  the  western  boundary 
serves  as  the  influent  to  Pond  1  during  filling  periods  as  discussed  in  Section  4. 
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d.  Appurtenant  Structures.  Three  culverts,  a  sluice  gate,  and  an  emergency 
spillway  provide  the  means  of  inflow  and  outflow  for  the  pond.  All  discharge 
structures  were  satisfactorily  maintained  and  appeared  to  be  in  good  working 
condition.  Photos  9  and  10  show  the  gated  -  control  structure  and  outlet  respectively 
for  the  36-inch  CMP  culvert  located  at  Station  350+77.  This  culvert  is  used  to  fill 
Pond  2  prior  to  the  duck  season.  Photos  11  and  12  show  the  gated  -control  structure 
and  outlet  respectively  for  the  36-inch  CMP  culvert  located  at  Station  18+04.  This 
culvert  is  used  to  fill  Pond  3  prior  to  the  duck  season.  Photos  13  and  14  show  the 
gated  -  control  structure  and  outlet  respectively  for  the  42-inch  CMP  culvert  located 
at  Station  65+43.  This  culvert  is  the  primary  culvert  used  to  control  the  water  level 
surface  if  necessary.  Photos  15  and  16  show  the  sluice  gate  structure  located  at 
station  134+63.  Photos  1'%  18,  and  19  show  the  radial  arm  structure  on  Ditch  1 
immediately  west  of  the  sluice  gate. 

e.  Reservoir  Areas.  No  wave  wash,  excessive  erosion,  or  slides  were  observed 
along  the  shoreline  of  the  reservoir.  Riprap  had  been  placed  along  all  portions  of  the 
lakeslope  of  the  reservoir  (see  Photos  3  and  5)  except  for  the  northern  boundary. 

f.  Downstream  Channel.  The  downstream  channels  were  satisfactorily 
maintained  and  in  relatively  good  condition  (see  Photo  8).  Photos  20-24  shows 
property  and  dwellings  in  the  community  of  Idewild  downstream  of  the  reservoir. 

3.2  EVALUATION 

None  of  the  conditions  observed  are  significant  enough  to  indicate  a  need  for 
immediate  action  or  a  serious  potential  of  failure.  The  maintenance  of  the  levee  and 
discharge  structures  appears  to  be  adequate.  The  abundant  growth  of  trees  and  brush 
on  the  landside  and  lakeside  slopes  are  deficiencies  which  if  left  uncontrolled  or 
uncorrected  could  lead  to  the  development  of  potential  problems. 


SECTION  4  -  OPERATIONAL  PROCEDURES 


4.1  PROCEDURES 

Normal  rainfall,  evaporation  and  the  water  level  control  structures  all  combine 
to  maintain  a  relatively  stable  water  surface.  A  drainage  area  of  I960  acres  is 
entirely  enclosed  within  the  levee.  The  normal  recreation  pool  is  at  345.5  N.G.V.D. 
Inflows  can  be  obtained  from  Ditch  1  by  closing  a  radial  arm  control  structure  on 
Ditch  1  and  allowing  the  flow  in  Ditch  1  to  be  diverted  through  the  sluice  gate 
structure  at  Section  "H"  into  the  lake.  The  culverts  at  Sections  "B"  and  "Q"  are  used 
primarily  to  fill  Ponds  3  and  2,  respectively  during  the  duck  season.  The  filling  of 
Pond  2  begins  about  mid-September  and  continues  from  1  to  4  weeks.  The  filling  of 
Pond  3  begins  about  the  first  of  October.  The  normal  winter  pool  elevation  for  Pond 
1  in  342.5  N.G.V.D.  If  any  water  is  left  in  Pond  1  after  the  filling  of  Ponds  2  and  3, 
the  excess  storage  is  diverted  into  a  pool  area  immediately  west  of  Pond  1  until  the 
water  surface  in  Pond  1  reaches  342.5  N.G.V.D.  Under  no  circumstances  is  the  water 
level  in  Pond  1  dropped  below  342.5  N.G.V.D.  The  culvert  at  Section  "E"  is  primarily 
used  to  control  the  water  level  within  the  lake.  However  during  periods  of  excessive 
rainfall  all  gates  can  be  opened  to  regulate  the  lake  level.  It  was  reported  that  the 
lake  level  could  be  dropped  1/10  feet  per  day.  However  it  was  not  indicated  under 
what  combination  of  gate  and  culvert  openings  this  applied.  The  lake  level  and  levee 
system  is  inspected  at  least  twice  a  day  normally  and  24  hour  monitoring  can  be 
implemented  if  necessary. 

4.2  MAINTENANCE  OF  DAM 

It  is  apparent  that  maintenance  is  a  high  priority  item  at  Duck  Creek  Wildlife 
Refuge.  The  top  of  the  levee  is  well  graveled  and  graded.  Riprap  has  been  placed 
along  most  of  the  shoreline  and  extra  riprap  has  been  placed  in  some  areas  for  extra 
wavewash  and  erosion  protection. 

4.3  MAINTENANCE  OF  OPERATING  FACILITIES 

All  hydraulic  structures  are  well-maintained  and  appear  to  be  in  satisfactory 
operating  conditions. 

4.4  DESCRIPTION  OF  ANY  WARNING  SYSTEM  IN  EFFECT 

The  inspection  team  is  not  aware  of  any  existing  warning  system  for  this  dam. 

4.5  EVALUATION 

The  operational  and  maintenance  schedules  seem  to  be  adequate  for  their 
intended  purposes. 
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SECTION  5  -  hydraulic/hydrologic 
5.1  EVALUATION  OF  FEATURES 

a.  Design  Data.  No  hydraulic  nor  hydrologic  design  data  exists.  However 
surface  area  and  storage  values  can  be  found  in  the  set  of  plans  and  drawings 
available  from  the  Missouri  Depar  ment  of  Conservation. 

b.  Experience  Data.  The  drainage  area  is  totally  enclosed  within  the  boundary 
of  Pond  1  and  is  approximately  I960  acres.  The  top  of  dam  and  spillway  layouts  are 
from  the  survey  made  during  the  inspection. 

c.  Visual  Observations.  The  plans  show  the  location  of  3  culverts  and  a  sluice 

gate  for  controlling  the  lake  level.  The  culvert  at  Section  "B"  (Sta  18+04)  was 
designed  as  a  36-inch  CMP  -  72  feet  long  with  an  inlet  invert  elevation  of  339.0 
N.G.V.D.  However,  the  field  survey  indicates  a  36-inch  CMP  -  61  feet  long  with  an 
invert  elevation  of  339.2  N.G.V.D.  The  discharge  is  controlled  by  a  slide  gate  water 
control  structure  whose  top  elevation  is  347.1  N.G.V.D.  The  design  elevation  for  the 
top  of  the  control  structure  was  347.0  N.G.V.D.  The  purpose  of  this  culvert  is  to  fill 
Pond  3  when  needed.  The  culvert  at  Section  "E"  (Sta  65+43)  was  not  surveyed  by  the 
inspection  team.  The  design  called  for  90  feet  of  42-inch  CMP  pipe  with  an  invert 
elevation  of  336.0  N.G.V.D.  as  was  later  verified  to  be  true.  The  primary  purpose  of 
the  culvert  is  to  control  the  lake  level  by  discharge  into  Ditch  1  which  runs  parallel 

to  the  western  boundary  of  Pond  1.  The  culvert  at  Section  "Q"  ( Sta  350+77)  was 

designed  as  a  36-inch  CMP  -  214  feet  long  with  an  additional  3  feet  for  the  slide  gate 
water  control  structure.  The  design  invert  elevation  was  341.5  N.G.V.D.  and  the  top 
of  the  slide  gate  water  control  structure  was  347.0  N.G.V.D.  The  field  survey 
indicates  that  a  36-inch  CMP  was  installed  with  a  length  of  218  feet  which  includes 
the  width  of  the  water  control  structure.  The  invert  elevation  was  determined  to  be 
340.4  N.G.V.D.  and  the  top  of  the  slide  gate  water  control  structure  was  347.2 
N.G.V.D.  The  primary  purpose  of  this  culvert  is  to  fill  Pond  2. 

A  sluice  gate  is  located  at  Section  "H"  (Sta  134+63)  and  is  primarily  used  to 

control  inflow  to  Pond  1  from  Ditch  1.  The  design  invert  elevation  was  341.0 
N.G.V.D.  The  field  survey  indicated  an  invert  elevation  of  340.7  N.G.V.D.  The  total 
width  of  the  sluice  gate  opening  was  measured  to  be  14.6  feet  as  indicated  by  a 
design  of  14  feet  7  inches  or  14.6  feet.  The  effective  opening  of  each  gate  is  6  feet 
wide  by  5  feet  deep.  The  water  level  is  controlled  by  two  Hardesty  steel  gates  (72"  x 
60").  The  top  of  roadway  across  the  intake  structure  was  at  an  elevation  of  349.73 
N.G.V.D.  while  the  design  called  for  an  elevation  of  350.0  N.G.V.D. 

An  emergency  spillway  exists  from  Sta  184+80  to  Sta  190+54  with  a  crest 
elevation  of  346.1  N.G.V.D.  Also  portions  of  the  northern  bovmdary  and  portions  of 
the  eastern  boundary  of  the  top  of  the  levee  are  at  elevations  below  348.0  N.G.V.D., 
particularly  from  Sta  225+00  to  Sta  276+86. 

d.  Overtopping  Potential.  The  discharge  system  is  adequate  to  meet  the 
criteria  set  forth  in  the  guidelines  for  a  dam  classified  as  an  intermediate  size  dam 
with  a  high  downstream  hazard  potential.  The  spillway  design  flood  for  the  above 
classification  is  the  PMF  (Probable  Maximum  Flood).  The  Probable  Maximum 
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Flood  is  defined  as  the  flood  resulting  from  the  most  severe  combination  of  critical 
meteorologic  and  hydrologic  conditions  that  are  reasonably  possible  in  the  region. The 
PMF  will  cause  an  outflow  of  9070  cfs  at  an  elevation  of  347.3  N.G.V.D.  A  portion  of 
the  levee  from  Sta  227+00  to  Sta  270+00  will  be  overtopped.  The  one-half  PMF  will 
cause  an  outflow  of  1250  cfs  at  an  elevation  of  346.5  N.G.V.D.  A  portion  of  the  levee 
from  Sta  230+00  to  Sta  255+00  will  be  overtopped.  However,  no  downstream  hazard 
should  result  from  this  overtopping  since  the  overtopped  levee  is  only  about  1.5  ft.  as 
shown  by  levee  section  "L"  on  Plate  5.  The  PMF  and  one-half  PMF  will  overtop  the 
levee  an  average  of  about  1  ft.  and  less  than  0.5  ft.,  respectively.  During  these 
floods,  the  water  surface  on  the  landside  of  the  levee  would  more  them  likely  be  equal 
to  that  on  the  lakeside.  The  worst  condition  would  be  if  the  landside  were  dry,  the 
storm  occurred  over  the  lake,  and  the  northern  levee  was  overtopped.  But  even  for 
this  situation,  the  1.5-  to  1-ft.  high  flood  wave  would  not  present  a  hazard  to  loss  of 
life  for  the  residences  of  Idlewild  and  Kinder,  Missouri,  which  are  about  3  to  4  miles 
downstream  of  the  northern  levee.  The  data  utilized  in  the  preparation  of  these 
estimates  were  various  Federal  reports,  data  from  field  inspection  and  survey,  and 
output  from  COE  program,  HEC-1,  Dam  Safety  Version.  The  assumptions  utilized  in 
developing  the  routing  criteria  are  outlined  in  Appendix  A. 
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SECTION  6  -  STRUCTUF  \L  STABILITY 


6.1  EVALUATION  OF  STRUCTURAL  STABILITY 

a.  Visual  Observations.  Visual  observations  of  the  dam  and  appurtenant 
structures  are  discussed  and  evaluated  in  SECTIONS  3  and  5. 

b.  Design  and  Construction  Data.  The  design  and  construction  data  were 
limited  to  that  information  discussed  in  SECTION  2. 

c.  Operation  Records.  There  have  been  no  known  operations  which  have 
affected  the  structural  stability  of  the  dam. 

d.  Post  Construction  Changes.  No  post  construction  changes  exist. 

e.  Seismic  Stability.  This  dam  is  located  in  Seismic  Zone  3.  Since  this  dam  is 
located  in  Seismic  Zone  3,  it  is  possible  that  an  earthquake  could  occur  of  sufficient 
intensity  to  cause  severe  damage  or  failure  of  the  levee. 
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SECTION  7  -  ASSESSMENT/REMEDIAL  MEASURES 


7.1  DAM  ASSESSMENT 

a.  Safety.  Several  items  were  noted  during  the  visual  inspection  which  should 
be  corrected  or  controlled.  A  priority  item  was  the  lack  of  seepage  and  stability 
analyses  comparable  to  the  requirements  of  the  "Recommended  Guidelines  for  Safety 
Inspection  of  Dams"  and  this  is  considered  a  deficiency.  These  seepage  and  stability 
analyses  should  be  performed  for  appropriate  loading  conditions  (including  earthquake 
loads)  and  made  a  matter  of  record.  The  abundance  of  trees  and  brush  on  the 
landside  of  the  levee  was  noted  except  for  the  southern  boundary  which  is  virtually 
cleared  of  any  trees  and  brush.  No  seepage  was  observed  on  the  landside  slope  of  the 
levee.  The  Probable  Maximum  Flood  (the  spillway  design  flood)  and  one-half  of  the 
Probable  Maximum  will  overtop  the  northern  portion  of  the  levee.  However,  no 
downstream  hazard  potential  should  arise  from  this  overtopping.  Also,  no  warning 
system  had  been  developed  in  the  event  of  impending  failure. 

b.  Adequacy  of  Information.  The  conclusions  in  this  report  were  based  on 
reported  performance  history,  a  set  of  plans  and  drawings  furnished  by  the  Missouri 
Department  of  Conservation,  a  field  survey,  and  external  visual  conditions.  The 
inspection  team  considers  that  these  data  are  sufficient  to  support  the  conclusions 
herein. 

c.  Urgency.  The  remedial  measures  recommended  in  paragraph  7.2  should  be 
accomplished  in  the  near  future.  The  stability  and  seepage  analyses  should  be  given 
priority  by  the  owner  and  accomplished  without  delay  in  order  to  determine  if 
corrective  measures  are  necessary.  If  the  safety  deficiencies  listed  in  para  7.1a.  are 
not  corrected  in  a  timely  manner,  they  could  lead  to  the  development  of  potential 
problems. 

d.  Necessity  for  Phase  II.  Based  on  the  results  of  the  Phase  I  inspection,  no 
Phase  II  inspection  is  recommended. 

e.  Seismic  Stability.  This  dam  is  located  in  Seismic  Zone  3.  Since  this  dam  is 
located  in  Seismic  Zone  3,  it  is  possible  that  an  earthquake  could  occur  of  sufficient 
intensity  to  cause  severe  damage  or  failure  of  the  levee. 

7.2  REMEDIAL  MEASURES 

a.  Alternatives.  The  height  of  the  levee  could  be  increased  or  additional 
drainage  structures  could  be  installed  to  pass  the  Probable  Maximum  Flood  without 
overtopping  any  portion  of  the  levee. 

b.  Perform  seepage  and  stability  analyses  comparable  to  the  requirements  of 
the  "Recommended  Guidelines  for  Safety  Inspections  of  Dams."  These  seepage  and 
stability  analyses  should  be  performed  for  appropriate  loading  conditions  (including 
earthquake  loads)  and  made  a  matter  of  record. 
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c.  O&M  Maintenance  and  Procedures.  The  following  O&M  maintenance  and 
procedures  are  recommended: 

(1)  Remove  trees  and  brush  on  landside  slope  of  levee  from  toe  of  levee  to 
crown.  Care  should  be  taken  during  removal  not  to  destroy  the  existing  conditions  of 
the  landside  slope. 

(2)  Damage  resulting  from  burrowing  animals  should  be  repaired  and  burrowing 
animals  exterminated. 

(3)  The  landside  slope  should  be  monitored  periodically  to  insure  that  no 
seepage  is  occuring.  If  seepage  or  signs  of  material  being  piped  from  the 
embankment  are  observed,  immediate  action  should  be  taken  to  rectify  these 
conditions. 

(4)  A  warning  system  to  alert  downstream  residences  should  be  developed  and 
tested  periodically  to  insure  adequate  and  prompt  alert  notification. 

(5)  A  detailed  inspection  of  the  dam  should  be  made  at  least  every  5  years  by  an 
engineer  experienced  in  design  and  construction  of  dams. 
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APPENDIX  A 


HYDROLOGY  AND  HYDRAULICS 

1.  Narrative.  The  methods  and  sources  of  data  were  primarily  those  suggested  by 
the  Hydraulics  Branch,  St.  Louis  District,  Corps  of  Engineers.  Specific  references 
and  methods  will  be  discussed  below.  A  field  inspection  and  survey  was  made  to 
determine  the  outlet  structures  and  topgraphic  characteristics  of  the  dam.  The 
entire  drainage  area  for  the  Duck  Creek  State  Wildlife  Refuge  -  Pond  1  is  enclosed 
within  the  levee  system.  Consequently  all  rainfall  effectively  goes  into  storage 
within  the  banks  of  the  levee  with  no  losses.  Also  the  routing  conditions  were 
developed  considering  the  normal  operating  procedures  of  daily  inspection  of  the 
water  surface  elevation  by  personnel  at  the  Refuge.  It  was  hypothesized  that  the 
worst  condition  would  occur  when  there  was  initially  no  discharge  through  the 
discharge  structures  for  the  first  twenty-four  hours.  Consequently  the  storage  within 
the  reservoir  will  increase  equal  to  the  depth  of  the  rainfall.  At  that  time  personnel 
at  the  Refuge  would  recognize  an  impending  problem  and  coupled  with  a  probable 
Weather  Bureau  forecast  of  a  very  intense  rainstorm,  the  gates  would  be  fully  open. 
Also  no  past  history  of  tail  water  conditions  was  known,  consequently,  the  discharges 
through  the  culverts  and  sluice  gate  were  rated  considering  unsubmerged  tail  water 
conditions. 

a.  Rainfall.  The  PMF  was  developed  using  Hydrometeorological  Report  No. 
33.  The  "Hop  Brook"  reduction  factor  was  not  used  to  adjust  the  rainfall  for  this 
study.  The  distribution  of  rainfall  was  developed  using  the  criteria  as  described  by 
EM  111  0-2-141 1  (Standard  Project  Storm). 

PMF  Rainfall  27.2  in. 

PMF  Percentages  6  hr.  -  102 

12  hr. -120 
24  hr.  -  130 
48  hr.  -  140 


b.  Unit  Hydrographs.  The  unit  hydrograph  was  developed  for  a  10  min  rainfall 
for  a  drainage  area  of  I960  acres  considering  that  all  the  rainfall  goes  into  storage. 

Q  =  iA  =  i,in  x  11858  cfs 

Consequently  the  temporal  distribution  of  inflow  to  the  reservoir  was  developed 
by  simply  multiplying  the  rainfall  in  inches  by  11858  to  obtain  the  inflow  in  cfs. 

c.  Loss  Rates.  As  previously  discussed,  it  was  assumed  that  the  losses  would 
be  negligible  or  zero  since  all  the  rainfall  would  contribute  directly  to  the  surface  of 
the  reservoir. 

d.  Base  Flow  and  Antece<jent  Flood  Conditions.  A  base  flow  of  1  cfs  was 
selected  and  the  initial  routing  elevations  were  established  as  previously  discussed  in 
the  narrative.  The  normal  operating  pool  is  at  345.5  N.G.V.D.  The  first  24  hours 
consists  of  10%  of  the  design  rainfall  as  detailed  below.  Consequently  the  starting 
routing  elevation  was  obtained  by  adding  the  increase  in  depth  during  the  first  24 
hours  to  345.5  N.G.V.D. 


Design  Flood 

Rainfall,  inches 

Depth,  inches 

Elevation,  N.G.V.D. 

PMF 

27.2 

2.72 

345.73 

M  PMF 

13.6 

1.36 

345.61 

e.  Hydrograph  Routing.  The  routing  of  the  inflow  through  the  Duck  Creek  State 
Wildlife  Refuge  -  Pond  1  is  a  combination  of  the  computed  outflow  rating  curve  for 
three  culverts  and  a  sluice  gate.  Routing  over  the  dam  and  spillway  was 
accomplished  using  the  non-level  routing  option  of  HEC-1,  Dam  Safety  Version. 
Single  step  routing  using  the  "Modified  Puls"  method  was  used  to  actually  route  the 
flow  through  the  embankment.  The  rating  for  the  structure  was  developed 
considering  several  cases,  namely  critical  inflow  for  low  level  discharges  and  pipe- 
full  conditions  for  high  level  elevations.  Listed  below  are  the  assumptions  used  to 
perform  the  calculations  on  the  various  culverts  and  sluice  gate. 

(1)  Culverts: 


(a)  (i)  Sta  18+04  -  Section  "B" 

Diameter  -  36  inches  -  CMP 
length  -  61  feet 
n  =  .0Z4 

2 

Losses:  hgnt  =  %  V  / 2g  (both  for  critical  condition  and  pipe-full  condition) 
2 

hexit  =  V  (pipe  -  full  conditions) 
hj  =  friction  loss  (Manning's  Equation) 


(ii)  Critical 


g  B 


H  =  y  +  h  +  V2  =  y  +  1.5V2  =  y  +  1.502. 

2g  2g  lghC 

Invert  Elevation  =  339.21  N.G.V.D. 

Critical  inflow  governs  to  water  surface  elevation  of  343.0  N.G.V.D. 
(iii)  Pipe  -  Full  conditions 

Q  =  .577  A36-{2i'  (H  -  340.67)’* 

=  32.7  3  (II  -  340.67)H 

For  water  surface  elevation,  H,  greater  than  343.0  N.G.V.D. 


A-2 


(b)  (i)  Sta  65+43  -  Section  "E" 

Diameter  -  42  inches  -  CMP 
Length  -  90  feet 
n  =  .024 

Losses:  same  as  (a)(i) 

(ii)  Critical  Assumption  -  N/A 
(iii)  Pipe-full  conditions 

Q  =  .550  A^ii  V2g  (H  -  333.75)M 
=  42.46  (H  -  333.75)M 

(c)  (i)  Sta  350+77  -  Section  "Q" 

Diameter  -  36  inches  -  CMP 
Length  -  216  feet 
n  =  .024 

Losses  -  same  as  (a)  (i) 

(ii)  Critical  Assumption 
same  as  (a)  (ii) 

Invert  Elevation  =  340.40  N.G.V.D. 

Critical  inflow  governs  to  water  surface  elevation  between 
343.0  N.G.V.D.  and  344.0  N.G.V.D. 

(ii)  Pipe-  Full  Conditions 

Q  =  .383  A3^£  (H  -  341.05)  54 
=  21.72  (H  -  341. 05) 1/4 

For  water  surface  elevations,  H,  greater  than  343.0  N.G.V.D. 
(2)  Sluice  Gate 

(i)  OPENINGS  -  2 
Dimensions  6  feet  X  5.45  feet 

(ii)  Critical  Assumptions 

H  =  3/2  yc 

yc  = 

Q  =  qB  ,  B  =  12  feet 


A-3 


Invert  Elevation  =  340.29  N.G.V.D. 


Critical  inflow  equations  governs  to  a  water  surface  elevation  of  347.0 
N.G.V.D. 

(ii)  Sluice  Gate 

Q  =  CDW  (  2g  H)  H 

W  =  5.45  feet 
C  =  .608/  (1+  .608xWP 
H 

H,  height  of  head,  invert  elevation  of  340.29  for  any  water  surface  elevation 
equal  to  or  greater  than  348.0  N.G.V.D. 


The  combined  output  rating  curve  can  be  found  on  the  Y4  and  Y5  cards  of  the 
computer  input. 

f.  Storage.  The  storage  values  were  calculated  by  HEC-1,  Dam  Safety 
Version  using  as  input  the  surface  areas  of  the  reservoir  and  respective 
elevations  as  determined  from  the  set  of  plans  and  drawings. 


f  1  A  M  5  <J  j  o  1 1  i 

l.'Ut*  LHtfc,* 


'•U.LIA  «H,Kh  Pt^IOU  kAIV  t»LS  IUSS  cn-p 


M„  ftAK<  .if  v  iiffcll  OM.'ib)* 


5i«*****o  Of*  Ar.AlYbjS 


APPENDIX  B 
GEOLOGY  OF  DAM  SITE 

The  Duck  Creek  Dam  is  a  unique  structure  as  it  consists  of  a  U-shaped  levee-type  fill 
which  was  erected  on  an  almost  flat  plain  with  a  slight  dip  to  the  south.  The  dam 
walls  were  constructed  by  using  local  borrow  and  placing  the  material  into  an 
embankment  surrounding  three  sides  of  the  lake  which  formed  inside  of  the  structure. 
The  surface  material  underlying  the  dam  and  the  lake  area  was  used  for  the 
embankment  and  consists  of  sands,  silts  and  clays.  The  surface  material  is  underlain 
by  sand  which  in  turn  is  underlain  by  non-marine  sand  and  sandy  clay. 

The  dam  is  located  on  the  braided  stream  terrace  deposits  of  the  Pleistocene.  The 
underlying  sand  is  the  alluvium  of  the  Mississippi-Ohio  River  complex  while  the  basal 
sand,  sandy  clay  and  clay  are  the  McNairy  formation  of  the  Cretaceous. 

Braided  stream  terrace  deposits  consist  of  material  eroded  from  the  uplands  to  the 
east  of  the  dam  site.  The  material  has  been  dissected  by  small  streams  in  the  area 
which  coalesce  and  diverge  but  generally  flow  in  a  parallel  direction.  As  the  uplands 
are  covered  with  a  loess  deposit  the  soils  in  the  area  have  a  high  silt  content. 

This  dam  is  located  in  Seismic  Zone  3.  Since  this  dam  is  located  in  Seismic  Zone  3,  it 
is  possible  that  an  earthquake  could  occur  of  sufficient  intensity  to  cause  severe 
damage  or  failure  of  the  levee. 


Photo  5:  Western  Levee  -  Looking  North 


Photo  6:  Spillway  in  Top  of  Levee 


Photo  7:  Spoilbank  -  Western  Levee  near  Spillway 

tn 


Photo  8:  Drainage  Channel  East  of  Pond  1 


Photo  9:  Culvert  Control  Structure  at  Section  "Q" 


Photo  10:  Culvert  Outlet  at  Section  "Q" 


Photo  16:  Land sido  View  of  Sluice  Gate  at  Section  "11" 
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Photo  18:  K.nlial  Am  Slriictuia' 


